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Construction Length Type of Raila ; : dooden Switches Earliest Date 

Project of s 49/41 15/8 6 5 Ties of Beginning of Com- Date of 

Trackage meters meters meters and of Construction pletion — Delivery 
in kn other Work of Construction of Construction 
meters ; ; ; Work Material 
in 1952 
a; Priority I (classified urgent by the Ministry) ; 
Second track ‘on 
the Seddin-Gross= . 
pecren line au 42,000 = = ‘ 31,500 36 8 May 15 November - L June 
Second track on 
the Sediin-Selsig 
line 29,350 = 68,600 += = 47,000 26 25 =" i6 us ; al 
Second track on 
the Grossbecren- 
Jueterbog line 36,50 73,000 ~ - “ 57,200 — 16 20 = * 15 " 1 
Bridge across 
the Oder River 0.73 = 1,460 ~ = 1,200 5% first sec= 25 May 1 May 
at Frankfurt 7 tion started 
second sec- 20 Sep= 1 August 


tion will tember 
start 15 
August 
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Bridge across 

the Oder iver : 

in Kuestrin 0.45 2 900 a = 750 1 under con- 30 Sep- 1 august 
: , atruction tember 


bo Priority II (classified urgent by the Directorate General, Railroads) 


Transfer track 


in Kuestrin 8 2,000 - 14,000 - 12,760 af at once 20 December 2 May 
Transfer track ; . 
in Prankfurt/Oder = 5 = 10,000 = 68,000 26 # * 1 June 
Connecting curve : 
in Brandenburg 6,05 - 412,106 = = 9,760 24 1 May 15 Novesber 30 August 
Connecting curve 3.60 | “ 7200 = = 5,760 2 25 April 15. Cetober 1 August 
in Grossbeeren 7 
Connecting track 22 ‘ 44,000 = >» $5,200 27 25 17 Nowenber i July 
between Treusn- . : , 
brietgen and Belzig 
Transloading shed 1.90 a S 3,800 - 8,040 13 at once 3 months at once 
an Wustermark _ after be- 
z ginning of 
construc 
tion work 
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Connecting curve 
at Loewenberg 


ce, Other projects 


Passing sidings 
at Mixdorf 


Wuhlheide mars 
shaling yard 


Guben=Frankfurt/ 
Oder line 


Railroad yard 
at Fredersdorf 


Track No 30 at 
Berlin=Ostbannhof 


Improvement of 
tracks at Frank« 
furt/oder 


4:80 


9985 
18,50 
4,00 
9,80 
0242 


0.20 


- §,600 
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1,700 z 

16,000 17,000 
4,000 . 
3,000 5 

= 840 

m 400 
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é 7.600 
- 1,360 
= 30,000 
= 6,,400 


18,600 15,680 


= -680 


= 300 
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uw 


July id May 
10 May at once 
1 Desem- 1 June 


30 


31 


ber 


October 1 July 
August 2 Nay 
duly 15 " 


" 1 June 


Dead-end track 0.30 
at Frankfurt/Oder 


Connecting curve 2.50 
at Belzig 


Conneoting track 3,20 


at Jueterbog 


Finishing work on 6.20 
the southern section 

of the Berlin 

Outer Freight Ring 


Warzeahn-Oranienburg 1,85 
line section of 

the Berlin Outer 
Freight Ring 


Crossing loop at 1,10 
Luette 


Reconstruction 4,00 
work at Neustadt/ 
Dosse 


Connecting curva 3510 
at Buch to the 
northern section 

of the Berlin 

Cuter Freight Ring 
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-~ §& « 
= soos = 500 © i 20 May 31 July i June 
= 5,000 = a 4,000 4 1 April 15 November 15 July 
(1) 
= 4,000 2,400 2 5,120 21 15 Mey 45 00C~«* 15 May 
= 12,400 o é 10,000 82 20 Aprit wot 1 June 
3,700 = = = 2,,900 = i Septem- 15 October 10 August 
ber 
= 2,200 = * "1,760 6 20 May 50 Septem- 15 June 
ber. 
1,500 = 6,500 - 6,400 li , 0” 1 October 15 May 
2,600 $3,600 = = 4,800 ; 9 1 August 1 December 1. October 


(2) 
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The olan to construct a connecting curve between Puch and the northern 
section of the Kerlin duter Freight ting is corzected sefrective 1? lay 
1952,as follows. The existing connecting curve between Blankenburs and 
Karon is to be extended in the direction of SehildowBirkenserder by 
construction of a track passing over the Borlin-Jbersvalds railroad line. 
The new branch-off 2oint for the connection between tnrc Eorlin-Loevenhber: 
tine and the Berlin Outer rreicht Ring is at ifirkemvercer. This will 
probably require the construction of a new connectins curve between =den 


and Lehnitz. ‘he line will be 17 km loaz and couble=track, +he execution 


of tiis olan will eliminate the uce of tie Karov-luehlonbeck="asdorl~ 
sachsenhausen line section_of the Perlin owter ireight sting, which Was 


built only two years acto. Lo vais Vine section will be 25x11 
dismantled and the material till be use. for the projected Line, (3) 


mie completion ov the construceion D2dns 
for bis haroy-luirkensecder railroad linc ted priority. Tic o:_ice in char-e 
of surveying recaived en orfser to start wort: on this line section. The nev 
section of tic outer freight ring which will be built at the branche-off point 
betueen Karow and Blankenburs will co under the line of tie interurban aac 
loadistance railroad lina wrich will be elevated ahout 2,0 meters. the 
roadved has a len-th of 19,2 km and will te built for tio tracks, uowoever, only 
ong track will be laid at present. the Line will be oxteaded from sirken- 
wercer via Hennigsdorf, “alkensee aid “ustermark.e. (3) 


_———— eo wo Bau-thion will be esta 


to carry out all major construction projects for tie Russian Zone railroads. 

As a first step, it is planied to combine the VB Cottbus, vik varen/ . 

Meckleshime and VER Schwerin [9). while the Berlin Reelonel Railrosd Hegdouarters 
25X1 


slans to conbine pertinent nationalized onterorises into the orojectad 
Reichsbahn Hauw-Union. (4, 


Information obtained in late Vay 1362 

indicated that the closin~ down of tac ctettiner raliroac suation 
in lertin requires the rerouting of oassencer trafsic to the Qstbaimbhof or 
Licatenbers via the no-thern section of the Perlin duter rei tit .ting and 
that therefore trackage in Berlin-Lichtenbers: mst be enhanced and inpreved. 
tne ontire trackace of the L,ebviner railroad station is to be dicuantied 
and used at other nlaces, “ith tne closing of the :Aebtiner railroad station, 
travellers arrivin~ from the northern rozion of tho’ Mesa sone Will have to 
Cetrain in Ternau or Pankow, 1 conicction between Pankow and Uchoennauser 
Alles is to be established. One track has already besa laid on that Tine and 
a second track will be laic for interurian traffics (2) 


projects were clas. 
JubenFalkenbore Line 
Llsterverda-2tuhlaad Line 
Juoterboz-Grossbecren Lino 
sleroutins of the Jeiseltal, lire (40) 
Yresden-Scheena line ~ 

Bridze across tac Mer diver at Frankfurt 
lwidee across the Ider Aiver st luestrin. 


’ 
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25X1 
25X11 
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25X1 95 
25X41 
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25X1A 
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he construction of a conrectinz curve 


southwest of Juetcrbog was planned to eliminate the railhead in Jueterbor 

by a direct coniection between lalkenberr and Trevenbrietzen, Surveyiag work | 
for the connecting curve has already been cormleted and the construction of the 
curve will begin this sumer, ie) 


Ancther plan calls for the construction of a comectinc curve at the Gharlotten- 
hof railroad station to eliminate "Jildvark as a railhead for all trains arriving 
in Potsdam from the south, Plueprints have already been cornsleted. (6) 


it~ is nlanned to build the line from 
Rlankenburg to “ustermark via BDirkenverder and llennigsdor?, 3) 25X11 


On 7 May. 1952, the connecting curve at Shersvalde -as opened to traffic with a 

speed icgtion of 10 km, as the roadbed bas not completely settled (zy 
a aew hump for the marshaling of freight trains wouwid be ‘utlt at 

the Eberswalde railroad station in conjunction with this coniecting curve, 


‘he preparation of the main blueprint for the Templin-Pronziau line is civen 
priority at present, (2) 


a new intervurban line betreen Birkenwerder and Karon 
Will be built via Schildow this year. This line is to'maintain traffic from 
Oranienburg to Kerlin without passing throuzh the west sectors. (3) 


4 Bau-Upion (Construction union) WAS @Sbeollanel under tne supervassen ol wus | 
Directorate General, tailroads,. Rorlin, ‘so carry out ali railroad construction 
projects, the personal assistant of Director Metz Was apoointec: temporary 

pee chain 
head of this peyUnion. (4, | 


_ : the construction of a double- 
r fine iron KRarow Venicsdorf via Schiluow and Birkenwerder vas Dlamed 
as a first priority project. +he new line will be 16m Jong, (3) 


the second track was to 
O¢ Laid on the Juben-Cobtbus and Cottbus-+lalkenhers railroad lines by late 1952 
on orders of the SCC Karlshorst, A soccial construction office was established 
in Guben to speed wp the work, ith the construction of the new track 
progressing, this office is scheduled to novo to Finstersalde 


25X1 


= ; - the reconstruction of the Lietzow-Pinz Tine was 
odered and had already been started, This line had becn dismantled durins the 
War, . “ 


| cathe: 16 kay 1952, the brig 
L @ 2 ray 1952, the bridee aeross the 
vprec “iver on the Ktschendorf-Fuerstenwald 3 ne 


spre j : © 4406 was closed to all freicht 
“ty ains as the bridge was overloaded and again needed resairs, All freight 
trains are rerouted via Fraakfurt /Qder or Beeskow, (73 = 
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a, *he construction of the Karow-Hohennevendorf Line section on the 
northern section of the Berlin Outer Freight “ing. (3) 


be Marshaling yard ‘juhLheide. 
Go Connecting curve between Schoenhanser Allee and Pankow. (2) 
do Gonnecting curve at “ildsark, (6) 


ee ‘These projects require 122.3 laa 02 rails; 96,600 ties; 179 switches; 
1? km of hich+tensior. cable; 43 Ia of teleconmunication cable; and a 
labor force of 3,50) mon. (3) 


25X1 19. a construction office will be 
; 65 ened in Yuben to carry out the. double-track construction of the Guben. 


| Gottbuselalkenberg line, Althouch the Regional Railroad nesAgquarters believed 
that the double tracking of the uhland-~lsterwerda railroad line should 
receive priority as it is the nost congested, the less heavily used duben- 
Falkenberg line which continues the already constructed double=tracic line from 
Frankfurt/oder to Guhen mst be given vriority following a decision by the 
highest. authority; 


20. On 1 Hay 1952 » the followins projects were under way in the area of the Berlin - 
Racional Pallroad District: — 


ac The second track on the Grossbseren-Geddin line for which 53 750,000 
eastmarks were earmarked for 1952, Preparations for the sites and for 
earthwork connecting the old embanlorent in Genshagen and the overpass 
over the Berlin-Halle line were made, Vorkers were employed and started 
boxing in the ballast on the “eddin-Michendorf lina, 's it was still 
unknown when material for the construction of the permanent Way would be 
available, no detailed tine Schedule could be prepared excest for the 
construction of the boxed-in ballast. here was no lack of equipnent. 


bo Reconstruction of the Second track: on the’ Seddin=:elzir line for which 
5 600,000 eastmarks were earmarked. It was planacd to construct the 
Seddin-irueck section in 1952 and to complete the ‘line as far as Relaiz 
in 1953. the work had not been started, 


Co feconstruction of the sccond track on the Jueterbog~Grossbecren Lino for 
12 million eastmarks earmared for 1952, The first draft was approved by 
the minister on 30 “pril 1962, The construction of the boxedein ballast 
was started. A sufficient number of laborers was available, 


de Construction of the bridge across the Oder iver near Frankfurt/Oder for 
which 2,575,0Weastmarks were sartarked in 1952, Contracts for two 
eections of this project were concluded, Labor force and equipsent were 


available3 however, there were difficulties in obtaining coarse plates by 
30 May 1952, 
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25X1A 
oo De a 


@. teconstruction of the Oder bridze near Knestrin for which 1,163,000 


eastmarks were earmarked, i contract for part of the construction was 
+ ~ 7} 2 » 2 
concluded. The construction worl was Srogressing., It was believed that, 
_ With the slates delivered 02 tine s it would be comoleted om schedule, 


f£. The bridze across the Uavel iver near “erder for which 500,00) eastmarks 
were. carmarked, +he work was progressing accordinz to schedule, « total of 
0 tons of coarse olates was ne-ded to complete the work. ‘fhe plates were 95x14 
to be delivered by VEB StahLbau (Steel Construction) in Iauchhanmer (11) duzing 
the period from April to June 1952,[7 _] a 


the work was under way in tuo Snalts aim vias to be conmleted in late septeniber 
1952 at a total cost of 79130,009 castuarks, The funds appropriated for 1952 
were increased from 2,950,009 to 5,750,000 eastrarks. crossing loops, 750 
meters long, will be built at tho aarmund, Ahrensdorf and Gersha von Neath 
railroad stations. 2 Tg 


Trackave dismantled at railroad stations in the area of the orfurt Regional 
Reilrosd Distriet to obtain material for eernanent ways included on 2 vay 


Fe eT ge, ‘ 
A5bE s 


isenach _ 160 meters 
ii hla 320 " 
qreusburg 310 = 
Gerstungen 4380004 
Vachs ry a 
VenLer nebrich 550 
Motelar 150 4 
Geisa 200 0=«48 
Dainbach-Xatseroda 1600—~=C*St 
 DeTnshauser 500 n 
“alidarf BO. 8 
Meiningen 375 —Oott 
ieatwertshausen h3000=«8 
Neudietendorf’ 50 8 
Valtershausen LOO 48 
frledxichroda 100 2=«+8 
Georventhal eh 
Frankenha in sO CO 
Graefenroda 20h 8 
Subd ino Ou 
Wildburchausen too 
Gisteld 366 
jonne berg 376 Oot 
Nevhaug am Rennweg 35 8 
_ Lederhose “BLO 
Niaderpoallnits ve 8 
weida 200 a 
Oitechlohenleuben 170 2 
Triebes 120 = 


tATAGUHT ROLLS OFF LGLALS JALY 
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Aleceprueck 195 meters 
_ dena Vest 180 a 
Gans 70 it 
Gers, 1 8 309 i 
tuehlhausen 509 " 
treffurt 260 tt 
Heiligenstadt LG. oot 
srenshausen 629 . 
Gelemar 120 it 
Niecersachswerfen 120 a 
wbicich 150 il 
Groesheringen Loo 4 
Pred burg 50 it 
Pretleben 100 y 
Krankenhausen iso." (2) 


25X14. 


29X1A 


Te 

vonetruction of the conaestinz lize between Dirkenverder and Karow which is 

24 km Jone. The line will be built at a projected cost of 25 million castuarks 

emi wi}. serve to reroute the ontire traffic in the Circetion of Terlia se eee 
ihat it bY-nasges the Western Sectors, The roadbed will be made to. acouple tracts, 

tes only ors track will be laid, Tt is olanned to extend the Line beyond . 
oo cmyerder 56 far 28 qennteedort and Falkenseo not later than 1953. The construction 


tan us eharh din: awacc on orders of Demty Jirector General, dailroads, 
Staimer., eased to be coroleted on 1 Auxnist 1952, sxperts believed | 


that the works sould be completed on 1 October 1952, Twelve sxeavaters and 3,500 
wen will be employed. 3) 


to 


3. 


information on this project was previously submitted, 


at Bueh was apparently replaced by another | 
of this report, P y another project. 


The connecting curve 
See[ __|Comment 3 25X11 


The construction co" this Line appears credible ag it 

Ee was reported by 
various. sources. Only the Karow-Schildow-Hohemeuendorf aneven m 
Birkenverder Line section is apparently under construction at praesent, 
tt is undetsruined if thie line section will be double-tracked, 


Seventeen lon of highetension cable mentioned tn paragraph 18 of the 


wh 


zresont revort tend to indicate that the second track will be fNmnished with a 
taird rail for interurban traffic. “his would make it possible to rerowte 
iste-urhan trains from an? to Oranionlors from the «rench seetor in Terlin to the 


Susslen sector. Judving from the abruntness with which the vrojees wae started , 


tnere is a possibility that the mlan develosed from the »resent volitical tension. 
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The lerge-scale construstica projects have hitherto been executed by VEBs 
4n the Laender., These Bau-Unionen were working rather slowly and thus made 
it impossible for the railroad administrations to eompleta thes? projects 
on schedule, Therefore the reorganization mentioned in the present report 
appears credible. It is undetermined if the construction industries iLL 
ralow ebjeationa. 


6, Yor sketch of this connecting curva, see page 12, 
7, The bridge is on the Fuerstenwalde-Petersdorf-Peeskow raiiroad line and is 
of importance for the supply of nusefous Soviet supply dumps ia this area. 
a 8, [ieee ee oa document mentioned is still valid. It shows the 
entire trackage o 6 important Magdeburg railroad Junction. 


25X1A [ __—f Sommentss 


%o 


10. 
li. 


Possibly Baubetrieb Cottbus (VVB Bau-lnion Ost), 
Raubetrieb Waren (VVB Beu-lInion Nord), end 

Banbeurfeb Schwerin-Goerries (VVB Bau-Union Nord). 
Geiseital is not listed in aveilable reference material. 


Possibly the Bagger-, Foerderbruecken= und Geraetebau Lauchhemmer. © 
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Connecting vurve near iidpark-uhariot*enof 


fo Wusterrnark 


4 oy 


ett pec ee, 
jon 


Wiidpank ie 
eens yo ZZ) - Charlo ya oe Berl? 5 
- ath te ey 
+) pee : oe ee Z se _ gh ap anate Ze 
a x 

Potsdam 
Ae 2 
* ’ 
4 
7 
oe . 
y 
fo Sedovo 
ueoend | 
=o double tracl 
mttaer eee pan formeriy double track, 1 track dismantied 
eee eek single track. 


connecting curve scneduled 
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